UNIT  CONSTRUCTION  COSTS                                  1609
Account 8719—Tools.
This account covers the purchase price of all the material listed below and the labor cost of installing it:
	Factory     Freight         Clifton
1 Prentiss machine bench vise, No. 2..	..............          $20.15
1 machine bench vise, No. 21 .........	...............           20.16
1 machine bench vise, No. 22 .........	..............            28.85
1 machine pipe vise, No. 2 A ..... .....	..............              2.38
1 machine pipe vise, No. 4A ..........	..............              7.77
1 stationary bench vise, No. 56 .......	..............            20.72
40 ft. of   1 J-in.  pipe .................	..............              2.97
1 No. 48 power grindstone ...........	..............            56.62
2 emery wheels .....................	..............              8.90
1 emery wheel grinder ...............	..............            17.00
1 No. 40 special turning machine .....	....... .......            36.22
1 set faces for wiring machine ........	..............              5.56
1 gauge ............................	..............              2.35
1 burr machine and stand ............	..............              9.92
1 No. 17 S. P. crimper and stand .....	..............            10.77
1 No. 3 beading machine .............	..............            26.79
1 No. 0236 squaring shears ...........	..............          180.86
1 stake-holder and stakes ............	..............           42.15
1 rivet set ..........................	..............             2.65
1 No. 101 tinner's rule ...............	..............             2.73
1 power hack saw No. 3 .............	..............           29.63
1 radial drill press, 42 in .............	..............          752.20
Miscellaneous .....................	..............            21.92
1 5Q-in. cornice brake ................	155.96
1 16-in. rip saw .....................	..............             4.30
Castings .........................	..............            10.10
1 No. 1 drill chuck ..................	..............              5.61
1 No. 2| drill chuck ................	..............             7.02
72 hack saw blades ...................	........     . .....             5.55
1 surfacer, 20 in. by 6 in .............	$180.00   $26.70         206.70
1 No. 50 hand saw ..................	175.00     27.45         202.45
1 lathe, 14 in. by 8 ft ................	563.75     81.40         645.15
1 lathe,  McCabe     patented    double	2,111.00   277.15      2,388.15
spindle.	
1 Crescent saw table ................	168.75      51.34         220.09
One 20-in. Rockford shaper .........	425.00    175.07         600.07
One 2-in. bolt cutter ................	355.00     47.10         402.10
1 Crane pipe machine 2 in. ... .......	192.00     16.56         208.56
1 Crane pipe machine 4 in ............	480.00     44.10         524.10
1 Crane pipe machine 12 in ...........	1,500.00    163,59      1,663.59
Small tools, miscellaneous equipment	..............          394.36
$8,953.13
Account 8720—Shafting, Pulleys and Belting.
This account covers the purchase price of the material below and its cost of installation:         *'
